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This  Supplement  to  the  I969  Fiscal  Year  Coital  Budget  contains 
the  preliminary  plans  and  outline  specifications  for  major  con- 
struction projects  included  therein.  The  preliminary  plans  for 
the  following  projects  were  not  completed  at  the  time  this 
Supplement  was  printed: 


Departmental  Garage, 
Waterloo  Barracks, 
Maryland  State  Police 


The  projects  listed  below  are  to  be  constructed  in  general  con- 
formance with  existing  plans  and  are  not  included  herein: 


Sixty-bed  unit  for  the  severely  retarded. 

Rosewood  State  Hospital 
Five  18-bed  Living  Units  for  Boys, 

Victor  Cullen  School 
Administration  Building, 

The  Correctional  Camp  Center,  Jessup 


The  purpose  of  the  Supplement  is  to  assist  in  visualizing  the 
projects  and  their  functions.  It  should  be  studied  with  the 
Capital  Budget  Report,  This  doCTjment  is  designed  to  meet  the 
requirement  of  Chapter  121  of  the  Acts  of  1956  which  calls  for 
the  submittal  of  preliminary  plans  and  outline  specifications 
for  permajient  construction  projects  at  the  time  the  construction 
funds  are  requested. 


The  estimated  building  costs  given  in  this  Supplement  include 
all  fees  involved. 
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DEPAHTMENT  OF  MOTOR  VEHICLES 

DRIVER  LICENSE  TEST  STATION 
Glen  Burnie 

PROJECT  DESCRIPTION 

This  project  consists  of  a  one-story  addition  to  and  will  con- 
form to  the  existing  facility.  The  addition  of  approximately 
5700  gross  square  feet  to  the  Test  Station  will  provide  the 
space  for  testing  activities  required  to  cope  with  the  heavy 
increase  in  workload. 


PRELIMLNARy  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Structure • Wall  bearing]  masonry  and 

porcelain  panels  as  finishj 
some  limestone  trim;  floor, 
slab  on  grade. 

Roof •.•..,,.,  Bar  joists  with  gypsum  slab, 

20-year  built-up  type. 

Interior.  .«.. Slag  block  partitions  with  tile- 
like coatings  as  wainscots, 
other  surfaces  painted;  ceilings, 
incombustible,  acoustical  tile; 
floors,  asphalt  tile  except 
toilet  areas  to  be  ceramic  tile. 


Heating,  Ventilating,  Air 
Conditioning,  Plumbing, 


Standard  as  for  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction $1^0,200 

Site  improvements ,.. •    2,000 

Equipment 3>000 

Total $155,200 
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STATE  DEPARTMENT  CF  HEALTH 

STATE  LABORATORY  BUILDING 
Baltijnore 

PROJECT  DESCRIPTION 

This  building  will  provide  space  for  the  State  Bureau  of  Laboratories 
and  the  recently  incorporated  Baltimore  City  Laboratory.  The  build- 
ing has  been  designed  on  a  modular  basis  which  enables  maxiraum  flex- 
ibility to  meet  changing  needs  in  the  future.  The  concept  is  in  keep- 
ing with  the  recommendations  of  two  independent  research  teams.  The 
new  building  vri.ll  be  a  six-story  stinicture  totaling  approximately 
150,000  gross  square  feet, 

PRELDCNARI  PLANTS  AM)  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls .  Face  brick  >ri.th  limestone  trimj 

slag  block  backup. 

Structure  .,, ,,*•  Class  "A"  steel  and  reinforced 

concrete  throughout. 

Roof , Flat;  built-up;  20-year  type. 

Interior ,,,»  Block  partitions;  incombustible 

acoustical  tile  ceilings  with 
toilet  rooms  and  wet  labora- 
tories having  plastered  ceil- 
ings. 

Floors,  ,,,,,, Vary  according  to  type  of  labora- 
tory; generally  vinyl  asbestos. 

Electric *,, Normal  lighting  with  convenient 

receptacles  as  required  by 
laboratory  work. 

Heating  and  Air  Conditioning.  .  .  Provided  from  unitized  vertical 

shafts. 

Plumbing,  ...  Standard  with  added  requirement 

for  gas,  oxygen  and  vacuum  as 
required  for  laboratories. 


ESTIMATED  PROJECT  COST 

Construction $8,U7U,100 

Site  improvements  and  utilities  ...  275,000 

Total $8,714^,100 
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1.  SHIPPING  k  RECEIVINC 

2.  MAU.  ROOU 
1.     OUTFIT  PREPAELATD3N 

4.   ornCE 

i.  MAOtTENANCE 

b.  LOCKER  ROOM 

T.  MEN'S  TOILET 

8.  VENDING  MACHLNET 

9.  CHAIR  l<  ^AALE  STORAGE 

10.  AUDIO-VISUAL  STORAGE 

U.  JAN.  CLOSET 

IZ.  STOR. 

'3.     ADMCJC 
PHYSIC- 

U.  FECAL  ACCOITMTS 

15.  STORES 

16.  R£C0aQ6 

17.  EQUIPMCM  STORAGE 

18.  OFFICE 

n.     WOMEN'S  TOUXT 
20.     LOCKER  ROOM 
Zl      FEED  ROOM 

z2.   breeding 
2).  holding  animals 
1*.  holding  ahimals 
zi.  experimental  and-cals 
zb.  experimehtal  animals 
'-7,  a'jtopsy  room 
25.   d:cB':erator 
29.   CAGE  >VA9Hl:lO 
ri,    WIRE  CLOSET 
'.   ja::itor'5  room 
<.:.  c  .'ll-.der  gas  storage 

It.    VOLATILE  STORES 
34.    WIRE  CLOSET 

J5.    SCRAPING  t  SORTING  or  Ol-ASSWVUtl 
3&fc3a  STERJLlZriC 
17.    STERIUZLRA 

39,  .■Sterile  SUPPLY 
GROUND  FLOOR   PI*AN 

PRELimNARY  DRAWINGS 

ZZ...  R.^L  LABORATORY  BUILDING 
aTATE  DEPARTMENT  OF  HEALTH 
F1AL1IMURC,    MARVLAND 
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DEPARTMENT  OF  MENTAL  HTCIENE 

ADDITIONAL  WING  TO  MEDICAL-SURGICAL  BUILDING 
Crownsville  State  Hospital 

PROJECT  DESCRIPTION 

This  project  actually  constitutes  three  additions  to  the  exist- 
ing one-story  building  and  in  general  existing  structure  and 
finishes  will  be  duplicated.  A  high  percentage  of  new  admiss- 
ions require  medical  treatment  prior  to  starting  on  a  program  of 
mental  treatment.  This  addition,  consisting  of  approximately 
12,7ii2  gross  square  feet  will  provide  office  space,  nursing 
stations,  treatment  areas  and  fifty  (^0)  additional  patient  beds 
required  to  alleviate  the  existing  over-taxed  facility, 

PRELDCNARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ,*«•..•*•  h"   face  brick  with  8"  slag 

block  back-up. 

Structure  ••.•.*  Partially  bearing  wall  with 

some  steel  and  reinforced 
concrete. 

Roof ••,..*•  Gypsum  roof  slab  with  built- 
up  composition,  20-year  type. 

Interior,  ,,. Slag  block  partitions  with  tile- 
like coatings  as  wainscots, 
painted  above;  ceilings,  in- 
combustible acoustical  tile, 
except  toilet  areas  to  be 
painted  plaster;  floors,  vinyl 
asbestos  except  toilet  areas 
to  be  ceramic  tile. 

Heating,  Ventilating,  Plumbing 

and  Electric ,  ,  .  Standard  as  for  hospital  building. 


ESTIMATED  PROJECT  COST 

Construction $1482,200 

Site  improvements  • ••,. 2$,  000 

Total $$07,200 
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DEPARTMENT  OF  MENTAL  HIGIENE 

CENTRAL  PATIENTS'  CAFETERIA  INCLUDING  AIR  CONDITIONING 
Rosewood  State  Hospital 
Owings  Mills 

PROJECT  DESCRIPTION 

This  building  will  be  a  one-story  brick  structiire  with  basement 
totaling  approxijiately  19,000  gross  square  feet.  The  first  floor 
will  include  a  dining  area  capable  of  seating  approximately  315 
patients.  The  structure  will  be  connected  to  the  existing  main 
kitchen.  The  basement  will  be  used  as  an  area  for  work  shops  and 
group  activities.  The  building  will  be  erected  on  the  site  currently 
occupied  by  Hill  Cottage  -vdiich  is  to  be  razed, 

PRELIMINARr  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls.  .........  Masonry  walls  with  k  inch  brick 

exterior  and  8  inch  block  backup. 

Structure  ..••.••...•.  Concrete  slab  floor  and  roof  con- 
struction. Floor  on  grade  where 
no  basement  exists. 

Roof.  .  , , Flat;  builtup;  20-year  type. 

Interior.  ......,,,*,,  Block  partitions;  painted;  incom- 
bustible acoustical  tile  ceilings 
in  all  areas  except  toilet  rooms 
which  have  plastered  ceilings. 

Floors.  .......,,...•  Asphalt  tile  or  vinyl  asbestos  tile 

as  appropriate. 

Electric,  .  ....,,  Standard  lighting  fixtures. 

Heating  ,«.,.  Standard  for  hospital  construction. 

Plumbing.  ...  ...  Standard  toilet  facilities. 


ESTIMATED  PROJECT  COST 

Construction $i;7i;,700 

Site  improvements , 3QjQQ0 

TotstL $50U,700 
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DEPARTMENT  OF  MENTAL  HYGIENE 

ADOLESCENT  UNIT  (30  Beds) 

Springfield  State  Hospital 
Sykesville 

PROJECT  DESCRIPTION 

This  structure  will  house  adolescents  requiring  intensive  super- 
vision and  treatment.  The  facility  is  to  be  adjacent  to  the 
existing  Youth  Center  to  facilitate  coordination  of  programs.  It 
will  include  a  15  bed  male  and  a  15  bed  female  sleeping  wing  attached 
to  a  supporting  facilities  wing.  The  facilities  wing  will  include 
classrooms,  library,  recreation  room,  dining  room,  shop  space  and 
office  space.  The  adolescent  unit  will  be  a  one  story  structure 
totaling  approximately  16,900  gross  square  feet, 

PRELIKENARY  PLANS  AND  OUTLIKE  SPECIF  IGAT  IONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Ejcterior  walls,  ,  ,  , Masonry  walls  with  k   inch  brick 

exterior  and  8  inch  block  backup. 

Structure  ,.,,.,,,••,,  Concrete  slab  floor  and  roof  con- 

stiniction. 

Roof Flat  slab;  built  up  composition; 

20 -year  type. 

Interior .,,,.  Block  partition,  painted,  incom- 
bustible acoustical  tile  ceil- 
ings except  in  toilet  room  where 
plastered  ceilings  and  ceramic 
wainscot  are  provided. 

Floors.  ,,,,,*,••,••,  Asphalt  or  vinyl  asbestos  tile  as 

appropriate. 

Electric.  ,,,  Normal  lighting. 

Heating  .....  Standard,  steam  heat. 

Plumbing. Standard  fixtxxres. 


ESTI11ATED  PROJECT  COST 

Construction , $1;35,000 

Site  ijtiprovements  ..,,,,...•.. 15,000 

Total , $U50,000 


22 


VtrST      rlt-VATI^N 


TYPICAL        t-LE-V&Ti<^M         17-f-T  A I  L 


:& 


S 


t^EEHH^ 


S^C^'UTU       t-Lt-VATI^M 


I    I    I  .11,  '  . '    '   il    '    I    '  ilh-'    '    ^ 


PRELIft-lNAPi-Y       -  o.?!     FLOOP.     PLAN 


23 


DEPARTMENT  OF  MENTAL  HYGIENE 

EDUCATIONAL  WING  TO  NURSES «  HOME 
Spring  Grove  State  Hospital 
Gatonsvi lie 

PROJECT  DESCRIPTION 

Trained  professional  medical  personnel  are  particularly  scarce  in 
the  area  of  psychiatric  nursing.  The  Eastern  Shore  must  send  their 
nurses  outside  the  area  for  psychiatric  training.  This  project  will 
provide  living  facilities  for  an  additional  28  nurses  as  well  as 
classrooms,  conference  rooms  and  staff  personnel  space  for  a  psychi- 
atric oriented  Nursing  Training  Program,  The  project  consists  of  a 
two-story  building  with  basement  attached  to  the  existing  Nurses 
Dormitory  totaling  13,500  gross  square  feet. 

PREIlMINARr  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ,,•,..*••  Face  brick  with  limestone  trim 

vri-th  slag  block  backup. 

Stinict-ure  ,.•••••«••••  Reinforced  concrete  j  open  web 

steel  joists  with  concrete 
slab  or  dox  block  plank  as 
appropriate. 

Roof Slate, 

Interior ••••••••  Block  partitions;  painted;  in- 
combustible acoustical  tile 
ceilings  in  corridors,  class- 
rooms and  similar  areas.  Ex- 
posed construction  -v^ere  dox 
plank  is  used.  Plaster  ceil- 
ings in  toilets  and  baths  with 
ceramic  tile  wainscot. 

Floors ,..,,,*,,  Asphalt  tile. 

Electric Normal  lighting. 

Heating  •«  Baseboard  radiation  except  in 

classrooms  where  convector  units 
are  used. 

Plumbing,  •.,,.«,.,,••  Standard  toilet  facilities. 

ESTIMATED  PROJECT  COST 

Construction.  ., $263,^00 

Site  improvements  .,,.,,    ^tOOQ 

Total $265,500 
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STATE  DEPABTMENTT  OF  JUVENILE  SERVICES 

200-BED  SCHOOL  FOR  OLDER  BOTS  (SECOND  STAGE) 
Cheltenham 

PROJECT  DESCRIPTION 

The  1968  Fiscal  Tear  Capital  Budget  provided  funds  for  the  first 
stage  of  csonstruction.  The  second  stage  will  provide  fimds  for 
constrriction  of  major  buildings.  These  include  two  (2)  12-boy 
cottages;  ten  (10)  l8-boy  cottages;  Administration  Building; 
Multi-purpose  Building;  Education  Building;  Staff  Cottage;  Service 
Building;  Maintenance  Building  and  Superintendent's  residence. 
Construction  involved  in  this  phase  will  approximate  l6l,800  gross 
square  feet, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls U"  brick  with  8"  block  backup. 

Structure  , Buildings  are  wall  bearing  and 

floors  concrete  on  grade. 
Metal  windows  with  security 
screens  except  in  offices  and 
similar  a3?eas.  Window  sills 
and  some  trim  limestone. 
Roof,  .•,,,.•••,...,  Concrete  or  other  incombustible 

mateirlal  with  built-up,  20-year 
type. 

Interior,  .,,.,,  Partitions  and  walls  generally 

6"  or  8"  block;  security  rooms, 
reinforced  concrete;  glass  in- 
terior windows  are  provided  in 
some  areas  to  permit  supeinrision; 
floors,  except  in  kitchen,  storage 
and  work  areas,  asphalt  tile; 
floors  in  toilets,  kitchens,  mud  rooms 
to  be  ceramic  or  quarry  tile. 
Plumbing,  Heating  and  Electric,  ,  Standard  as  for  type  of  building. 
Exterior  Lighting  .,,..,,,  Arranged  for  utility  and  to  assist  in 

security. 


ESTIMATED  PROJECT   COST 

Construction , ,,  $2,057,200 
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STATE  DEPARTMENT  OF  JUVENILE  SERVICES 

INFIRMARI  AND  ISOLATION  QUARTERS 

Marylaiid  Training  School  for  Boys 

PROJECT  DESCRIPTION 

This  6000  gross  square  foot  one  level  brick  building  will  include 
ten  (10)  hospital  rooms,  reception  room,  two  (2)  dental  rooms, 
conference  room,  diet  kitchen  and  nurses  offices.  An  annex  off  the 
side  will  contain  ten  (10)  maximum  security  isolation  rooms  and 
shower  facilities,  interview  and  storage  rooms.  This  facility  will 
replace  inadequate  infirmary  and  isolation  units  located  on  the 
second  floor  of  the  Riggs  Building. 

PRELBONARI  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls ••..«  k"   face  brick  with  8"  backup 

except  in  disciplinary  area 
where  reinforced  concrete  is 
used. 

Structure • Wall  bearing,  floor  concrete  on 

grade.  Roof,  gypsum  slab  ex- 
cept in  disciplinary  section 
where  reinforced  concrete  is 
used. 

Roof.  ....»  ....  Flat,  built-up,  20-year  type. 

Windows  ........  Metal  with  detention  screens. 

Limestone  trim. 

Interior Generally,  exposed  block  with 

tile-like  coating;  floors, 
except  toilets  and  kitchen, 
asphalt  tile;  toilets  and 
kitchen  are  ceramic  tile; 
ceilings  in  hospital  section, 
acoustical  plaster;  solid  core 
doors  throughout. 

Plumbing,  Heating  and  Electric.  .  Standard  for  this  type  of  structure. 

Air  Conditioning  and  Ventilating,  Unit  air  conditioning  in  two  isolation 

rooms,  dentist's  office  and  examin- 
ation rooms.  Mechanical  ventilation 
for  all  interior  spaces  and  discip- 
linary section, 

ESTIMATED  PROJECT  COST 

Construction $2^0,000 

Site  improvements 8,000 

Total $258,000 
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DEPARTMENT  OF  CORRECTION 

ADMINISTRATIVE,  SERVICES  AND  ACTIVITIES  BUILDING 

Maryland  Correctional  Institution  for  Women  -  Jessup 

PROJECT  DESCRIPTION 

This  building  is  designed  to  provide  the  institution  with  a 
specific  area  for  administration,  centralized  feeding,  educa- 
tion, storage  and  recreation.  It  will  be  a  one-story  brick 
structure  with  basement  containing  approximately  55^300  gross 
square  feet.  The  present  facilities  are  scattered  and  diffi- 
cult to  operate,  inadequate  in  size  and  number,  and  create 
conditions  that  are  detrimental  to  security. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls U"  face  brick  with  8"  block 

backup. 

Structure  ....  ..  Steel  and  reinforced  concrete. 

Floors  reinforced  concrete. 
Metal  windows.  Exterior  trim 
and  features,  limited  amount 
of  limestone. 

Roof Reinforced  concrete  or  gypsum. 

Finished  roofing,   20-year 
built-up  type. 

Interior. Partitions  generally  6"  slag 

blockj  glass  interior  windows 
are  provided  in  some  areas  to 
provide  pleasant  decor.  Ceil- 
ings generally  incombustible, 
acoustical  tile;  floor  finish 
generally  asphalt  tile  except 
toilets,  kitchens  and  wet  areas 
\jhich  will  have  ceramic  or  quarry 
tile. 

PlvuiibiJig,  Heating  and  Electric.  .  Standard  for  type  of  building.  Air 

conditioning  throughout. 

ESTIMATED  PROJECT  COST 

Construction $1,200,000 
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STATE  DEPARTMENT  OF  EDUCATION 

COMPREHENSIVE  VOCATIONAL  REHABILITATION  CENTER 
Montebello  State  Hospital  Grounds 
Baltimore 

PROJECT  DESCRIPTION 

This  facility,  consisting  of  approximately  222,500  gross  square 
feet,  is  designed  to  accommodate  302  resident  clients  and  150 
commuters.  It  will  be  of  brick  construction  to  harmonize  with 
Montebello  State  Hospital;  mainly  on  one  level  with  some  shop 
areas  located  to  take  advantage  of  the  terrain,  utilizing  a  lower 
level  which  will  have  a  ground  level  entrance.  The  dormitories 
will  have  one  floor  above  and  one  floor  below  the  main  level. 
Because  of  their  use  in  restoring  muscle  strength  and  function 
and  for  social  adjustment,  a  gymnasium,  recreation  hall,  natator- 
ium  and  bowling  alley  are  included.  Also  included  are  approximately 
28  vocational  training  shops, 

PRELIMINARy  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ,,,,.,,,,  U"  face  brick  with  8"  slag 

block  backup.  Metal  sash 
throughout.  Window  sills, 
copings  and  trim  limestone. 

Structure  ,,,, ,.,,,,,,  Steel  and  reinforced  concrete. 

Roof,  ,.••,,,•.,,,,.  Generally  bar  joist  with  gypsum 

slab  and  20-year  built-up  type. 

Interior,  ., ,  Tile-like  coatings  are  used  for 

wainscots  with  the  block  above 
painted;  ceilings,  incombustible, 
acousticcil  tile  except  in  toilet 
and  pool  areas;  floors,  generally 
asphalt  tile  with  ceramic  or  quarry 
tile  in  toilet,  pool  and  kitchen 
Eireas, 

Heating,  Ventilating,  Plumbing 

and  Electric,  ,,,.,,«••  Normal  as  for  specific  use  of  area; 

air  conditioning  throughout. 

Miscellaneous  Swimming  pool  provided  with  filtra- 
tion plant;  special  equipment  for 
hydrotherapy  and  other  treatment 
areas;  kitchen  equipment  complete 
for  full  food  preparation  and 
cafeteria  service  line, 

ESTIMATED  PROJECT  COST 

Construction , , $3,211,300 
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STATE  COLLEGES 

AUDIT0RIDM-CIAS3R0C*!  BUIIi)ING 
Coppin  State  College 
Baltimore 

PROJECT  DESCEIPTICW 

This  structure  will  provide  an  auditorium,  rehearsal  rooms  and 
classrooms  to  support  the  fine  arts  program  at  the   college.     It 
will  release  the  gymnasiure  for  full  time  use  in  its  intended  role 
and  eHrainate  the  necessity  to  use  the  gyraiasiuin  as  a  part  tine 
auditorium.     The  structure  will  contain  12  studios,   classrooms 
and  rehearsal  rooms  to  support  the  drama  and  music  programs.     The 
14.2,000  gross  square  feet,  two  level  bxiilding  will  fulfill  antici- 
pated requirements  thro\igh  the  nest  10-15  years. 

PKELIKENAEI  PLANS  AND  OOTLINE  SPECIFICAIICIS 

Plans  are  snown  at  the  right.  Outline  specifications  are: 

Exterior  walls U  inch  face  brick  with  8  inch 

block  backupl  linestcne  trim 
and  features. 

Structure  ......  .  Steel  and  reinforced  concrete; 

floors  reinforced  concretej 
metal  windows. 

Roof.  ....  Reinforced  concrete  or  gypsum 

as  appropriate;  "cuiltup  com- 
position; 20-year  type. 

Interior Block  partitions;  painted; 

structural  glaze  or  ceramic 
tile  wainscot  in  appropriate 
areas;  incombustible  acoustical 
tile  ceilings;  solid  core  doors 
with  metal  bucks. 

Floor Asphalt  tils  except  toilet  areas 

whid::  will  be  ceramic  tile. 

Plumbing,  Heating  and  Electric.    .     Standard  for  type  of  building. 

Air  Conditioning Provided  thro-jghout. 

Auditorium  Seating.   Standard  type  theater  seats. 


ESTIMATED  PROJECT  COST 

Construction.    .   , $796,000 
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STATE  COLLEGES 

LIBRARY  BUILDING 

Morgan  State  College 
Baltimore 

PROJECT  DESCRIPTION 

The  present  library,  located  in  the  Soper  Building,  has  limited 
seating  space  and  the  book  stacks  are  not  sufficient  to  acconmodate 
additional  volumes  required  for  the  present  and  future  enrollment. 
Due  to  its  location,  the  Soper  Building  cannot  be  expanded.  This 
facility  containing  approximately  110,ii60  gross  square  feet  is 
designed  to  meet  the  needs  of  the  College  until  I98O  and  the  plans 
provide  for  future  expansion, 

PRELIKLNARr  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls U"  face  brick  with  8"  block  backup. 

Structure  ............  Steel  and  reinforced  concrete.  AH 

floors  and  roof  reinforced  con- 
crete. Metal  windows.  Trim  to 
be  limestone  or  pi^-cast  concrete 
panels. 

Roof,  20-year,  built-up  type. 

Interior.  .....  Partitions  and  wails  generally  6" 

slag  block;  walls,  painted  block 
with  specialized  tile-like  coatings 
or  ceramic  tile  wainscots  in  toilet 
and  other  areas  as  appropriate; 
floors  generally  asphalt  tile; 
ceilings,  incombustible,  acoustical 
tile. 

Plumbing,  Heating  and  Electric.  .  Standard  as  for  type  of  building.  Air 

conditioning  throughout. 

Miscellaneous  Special  equipment  to  include  book 

stacks,  charging  desk  and  other 
fixed  equipment. 


ESTIMATED  PROJECT  COST 

Construction $2,056,000 

Site  improvements 12U,000 

Total $2,180,000 


50 


J=^ 


Mhi 


z 
o 


< 
> 


o 


ll  ^™=— 


h- 


i^ 


Z 

o 

< 
> 


3 

o 


f^ 


e> 


i  I 


E 


IE 


q=T 


;-,:i:dJ 


H 


i — — i 


s 


< 
> 


111 


=  2  :: 


2  o 


u 

111 


< 


51 


^Ha^A^s*-  ! 


11 


-.I 


nt 


1 ^ 

a 

• 

3 

111  m  jj 


^    ! 


I    I  4-^ 


Z 
< 


o 

Q 


=  2 


o  .1 


a.    « 


■'■w 


■»■= 


-* 


■ ■ — Jt^-  J  1  1  .  •>  -*■- 


tu 


1 

^~" 

^ 

J 

n 

ly^ 

■1 

-J 

1 

1 

-i 

52 


QC     UJ 


-    <       s- 


°  3 


-a 

o  ^ 


z 
< 


o 
o 


o 
X 


a 

3 

3 

> 

1      ■- 

3 

IJ 

-t 


•t^ 


a 


1    '    J 


O 
O 


Q 
Z 

o 


53 


STATE  COLLEGES 

FINE  AKTS-CLASSROOM  BUILDING 
Towson  State  College 
Tows on 

PROJECT  DESCRIPTION 

This  structure  will  provide  the  College  with  a  Concert  Hall, 
Theater,  rehearsal  rooms,  studios  and  classrooms  to  support 
its  fine  arts  program.  The  building  will  be  a  four  level 
structure  totaling  158,000  gross  square  feet.  It  will  contain 
studios  and  classrooms  capable  of  supporting  the  drama,  music, 
ceramics,  art,  sculpture  and  crafts  programs  through  the  next 
ten  years. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls.  .,••,.,*•  k  inch  face  brick  with  8  inch 

block  backup;  limestone  trim 
and  features. 

Structure  Steel  and  reinforced  concrete; 

floors  reinforced  concrete; 
metal  windows. 

Roof,  ,,••••••..,,,•  Reinforced  concrete  or  gypsum 

as  appropriate;  builtup  com- 
position; 20-year  type. 

Interior,  .,,••••,,•••  Block  partitions;  painted; 

structural  glaze  or  ceramic 
tile  wainscot  in  appropriate 
areas;  incorabTistible  acoustical 
tile  ceilings;  solid  core  doors 
with  metsil  bucks. 

Floor  .,,«,..,  Asphalt  tile  except  toilet  areas 

which  will  be  ceramic  tile. 
Plumbing,  Heating  and  Electric.  ,  Standard  for  type  of  building. 

Air  Conditioning,  ,  ,  ,  Provided  throughout. 

Auditorium  Seating ,  •  Standard  type  theater  seats, 

ESTIMATED  PROJECT  COST 

Construction $3,321,800 

Site  improvements  ,,,,,, ••,,,,•  1$0,0Q0 

Total $3,U71,800 


Sk 


f—  - 


i 


i 


o 

01 


z 

0 

1- 

UJ 

< 

o 

> 

UJ 

li 

_l 

-1 

o 

ul 

o 

UJ 

a; 

1- 

h 

< 

1- 

3. 

co 

0 

»/)i 

z 

o 

CO 

5 

o 

1- 

o 
o 
oc 

CO 
CO 

< 

_l 
o 

CO 

h- 
q: 
< 

Ul 


55 


i)    (§^ 


^..  t  e_g..jLl„.  L  IM  L  L   _P  L.AJi. 


FINE       ARTS       CLASSROOM 

TOWSON       COLLEGE 


O  20  40  feO 


56 


156 


k 


r 


A     r 


\ 


TMICLD       LE-Vt-L       ^LAvV4 


FINE     ARTS      CLASSROOM 
TOWSON     STATE      COLLAGE 


go         40        SO 


57 


TOUR-TH       LEVE.L T^LK  M._ 

FINE      ARTS      CLASSROOM 

TOWSON      STATE     COLLEGE 


20        40         feO 


58 


59 


UNIVERSITY  OF  MARYLAND 

ADDITION  TO  FOREIGN  LANGUAGES  BUILDING 
College  Park 

PROJEOr  DESCaaiPTION 

Available  foreign  language  instructional  facilities  are  not  adequate 
to  accommodate  the  present  number  of  foreign  language  students.  A 
k5%   increase  in  the  number  of  language  students  is  projected  by  1975. 
A  duplicate  of  the  existing  building  is  to  be  constructed  and  will  be 
connected  by  a  corridor  at  each  level  to  the  original  language  build- 
ing. The  building  will  be  a  three  story  structure  with  usable  base- 
ment and  attic  space  totaling  approximately  32,000  gross  sqixare  feet. 

PRELIKENARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls ••••  k  inch  brick  exterior  to  match 

existing  structure  with  8  inch 
block  backup. 

Structure  ,,,  ••  Reinforced  concrete  and  steelj 

wood  sash  with  limestone  trim. 

Roof,  ,.,,,,,,  Expressed  with  slate  shingle. 

Interior,  ,,,  ..,,  Block  partitions;  painted  except 

in  toilet  rooms  \diere  cerajnic 
tile  wainscot  is  provided;  in- 
combustible acoustical  ceiling 
tile;  plaster  ceilings  in  toilet 
rooms. 

Floors Generally  asphalt  tile  with  ceramic 

tile  in  toilet  rooms. 

Heating,  Ventilating,  Electric 

and  Plumbing.  ..,,,,,,,  Standard  established  for  instructional 

buildings. 

Air  Conditioning,  .,..,,.,  Provided  throughout. 


ESTIMATED  PROJECT  COST 

Construction $525,000 
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UNIVERSITY  OF  I^ARYIAND 

PHYSICAL  EDUCATION  BUILDING 
University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

Present  indoor  facilities  for  physical  education  and  intramural 
programs  are  entirely  inadequate  for  the  enrollment.  This  build- 
ing, containing  two  (2)  gymnasia,  offices,  classrooms,  locker  and 
shower  facilities  will  approximate  ^6,000  gross  square  feet.  This 
facility  will  meet  a  portion  of  the  existing  needs  in  the  College 
of  Physical  Education, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Structure  In  general  conforms  to  the  design 

of  the  Cole  Activities  Building 
^ich  is  immediately  adjacent. 
Steel  and  reinforced  concrete. 

Exterior  walls ii"  face  brick  with  8"  block  backup. 

Roof.  ,••••.,,..,,.•  Particdly  flat  slab  concrete  with 

some  expressed  slate  shingles. 

Interior.  ,.•.•••••,,,  Ceilings,  other  than  in  main  gymnas- 

Ixaa.  az^a,  incombustible,  acoustical 
tile;  in  gymnasivua  area,  underside 
of  roof  treated  acoustically;  floors, 
in  gymnasium  area,  maple;  in  side 
areas,  asphalt  tile. 

Heating,  Plvirabing  and  Electric,  .  Standard  for  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction.  .  $1,000,000 
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UNIVERSiry  OF  MARYLAND 

SCHOOL  OF  ARCHITECTURE  BUILDING 
College  Park 

PROJECT  DESCRIPTION 

This  project  consists  of  a  two-story  building  of  approximately 
65,000  gross  square  feet.  The  School  of  Architecture  is  presently 
housed  in  a  temporary  war  surplus  building.  This  building  is  re- 
quired to  provide  space  for  a  pixijected  enrollment  of  170  students 
by  1970  but  is  designed  to  ultimately  accommodate  300  students  and 
provision  has  been  made  for  future  additions, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  iright.  Outline  specifications  are: 

Exterior  walls.  •,,•..*.•  I+"  face  brick  with  8"  slag 

block  backup. 

Structure  .  ,.,..  Reinforced  concrete  and 

steelj  metal  sashj  lime- 
stone coping,  sills  and 
trim. 

Roof •.«*,,••,.  Reinforced  concrete  slab  with 

20-year  built-up  roofing. 

Interior,  ,*•*.. ..•..,  Generally  slag  block,  plastered 

and  painted  in  specialized 
areas;  ceilings,  incombustible, 
acoustical  tile  except  toilet 
rooms  which  are  painted  plaster; 
floors,  generally  vinyl  asbestos 
except  in  toilet  area  which  is 
ceramic  tile;  toilet  rooms  are 
also  provided  with  ceramic  tile 
wainscot;  lobby  and  corridor 
areas,  terrazzo. 

Heating,  Ventilating,  Pl\3mbing, 

Electric  and  Air  Conditioning  .  Standard  for  classroom  building 

with  specialized  lighting  in 
large  drafting  rooms, 

ESTIMATED  PROJECT  COST 

Construction,  ,,•.,..,,.,  ,.,..•,,  $l,6iii4.,000 
Site  improvements  .,•,••*,,     70,000 

Total $1,71U,000 
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UNIVERSITY  CF  MAETIAND 

ANIMAL  HOIDING  BUILDING 
University  of  Maxyland 
Baltimore 

PROJECT  DESCRIPTION 

In  order  to  compily  with  new  federal  regulations,  it  is  necessary  to 
construct  an  anjjtial  farm  holding  area  on  one  of  the  University  farms. 
A  building  containing  approximately  10,000  gross  square  feet  is  re- 
quired as  well  as  a  Caretaker's  Cottage.  This  facility  will  also 
serve  as  a  holding  area  for  research  animals  needed  on  the  College 
Park  and  Baltimore  County  Campuses. 


PRELIMINARr  PLANS  AND  OUTLINE  SPECIFIGATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Structure  ......•.•••.  Wall  bearing  on  concrete  block; 

floor,  concrete  slab  on  grade. 

Roof.  .......*......  Strip  shingle  on  wood. 

Interior.  ..*.«.......  Block  partitions,  painted,  with 

tile-like  coatings  in  special 
areas  for  sanitation;  ceilings, 
generally  exposed  construction; 
floors,  generally  exposed  con- 
crete with  surface  hardener. 

Heating,  Plumbing  and  Electric.  «  Minimum  as  for  tjrpe  of  building. 


ESTIMATED  PROJECT  COST 

Construction $190,000 

Site  improvements •.. 2,000 

Total $192,000 
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UNIVERSm  OF  MARYLAND 

NATURAL  SCIENCES  BUILDING 
Maryland  State  College 
Princess  Anne 

PROJECT  DESCRIPTION 

Present  science  facilities  at  Maryland  State  College  are  woefully 
Inadequate  and  severely  Liiait  quality  and  depth  of  science  courses 
that  can  be  offered.  The  academic  capacity  of  the  College  will  be 
enhanced  with  the  construction  of  this  building  of  approximately 
28,000  gross  square  feet  and  designed  for  future  addition, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Structure  , •.,,,,.,,,,  Masoniy  walls  with  k"   brick 

exterior  and  8"  block  backup. 
Generally,  wall  bearing  con- 
crete slabs;  some  structural 
steel  f raining. 

Roof.  , Flat  slab  reinforced  concrete; 

partially,  expressed  slate 
shingle. 

Interior,  .,,.,  Block  partitions,  painted,  ex- 
cept in  toilet  rooms  where 
ceramic  tile  wainscots  are 
provided;  floors,  generally 
vinyl  asbestos  tile  with  cer- 
amic tile  in  toilet  rooms. 

Heating,  Plumbing  and  Electric.  .  Standard  for  instructional 

building.  Air  conditioning 
throughout. 


ESTIMATED  PROJECT  COST 

Construction $600,000 
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UNIVERSm  OF  MARYIAND 

ACADEMIC  BUILDING  NO.  3 

Baltimore  County  Branch 
Catonsville 

PROJECT  DESCRIPTION 

The  new  Baltimore  County  Campus  opened  in  September  I966  with  an 
enrollment  of  758.  In  1967,  the  enrollment  increased  to  1,360, 
By  1970,  it  is  expected  that  there  will  be  5,200  students.  This 
building,  containing  approximately  200,000  gross  square  feet  is 
iTequired  to  accommodate  the  1970  enrollment  and  is  designed  to 
ultimately  serve  as  a  laboratory  type  building. 

PRELUCTNARr  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Structure  •«*•  Reinforced  concrete  and  steel. 

Floor,  reinforced  concrete. 

Roof. • Reinforced  concrete  with  20-year 

built-up  finish  roofing. 

Interior.  ............  Block  partitions,  painted,  except 

in  toilet  rooms  viiere  ceramic 
tile  wainscots  are  provided; 
floors,  generally  vinyl  asbestos 
tile,  except  toilet  rooms  which 
are  ceramic  tile;  ceilings,  incom- 
bustible, acoustical  tile  except 
toilet  rooms  which  are  plastered 
and  painted. 

Heating,  Ventilating,  Air 

Conditioning Will  be  provided  throughout. 

Electric.  .....  Normal  electric  system. 


ESTIMTED  PROJECT  COST 

Construction $3,U00,000 
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